1576                                  UNIT  CONSTRUCTION   COSTS
Account 7904.3—Bunker Bin Gates.
These are cast-iron chutes about 22 in. square with an arc- gate controlling the discharge through the bottom. All cast iron is f-in. thick, save the f-in. wearing plate upon the arc gate. The operating lever was furnished in the structural steel contract.
42 spouts f-in. cast iron
42 gates f-in. cast iron
42 cover plates f-in. cast iron                                               $1,021.04
Account 7904.4—Chutes for Conveyors 7l to 102 inc.
This account covers the fabrication,  erecting and material in the
chutes directing the ore from one belt to another at the Beds and Bunker
Bins.   Also included here are the cast-iron wearing plates for lining the
Chutes.
The  chutes are  made  of   jViti.   pl&to  and  the  necessary angles.
The wearing plates are f in. to 1 in. thick, hard, white cast iron.
Account 7905—Two Reclaimers,
(See Fig. 116.)
Account 7905.1—Two Reclaimers Wiring.
This account covers the material cost and labor of installing a double trolley wire on three beds together with the wiring of two reclaimers and switchboards. The material is wire, condulets, circuit breakers, and the like. (See Fig. 118.)
Account 7906—Lighting.
This account covers the labor and material used in lighting the Bedding Plant and Bunker Bins.
63 carbon lamps, 16 candle power
455 ft. brewery cord 1,395 ft. No. 8 weatherproof wire 1,835 ft. No. 12 weatherproof wire
205 ft. If-in. conduit
285 ft. 1-in. conduit.
Account 7907—Transfer Car.
This car was a structural steed frame about 4 ft. high and 62 ft. by 18 ft. in plan. It transfers the Reclaimers from one bed to another, or to the repair shed under its own power, using a 7J-h.p. motor, getting direct current through a trolley. It was furnished by the Robins Conveying Belt Co. (See Fig. 117.)
Account 7908—Signal System.
This account is of no value.aterial segregated is as follows:
